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Mein Avenue 
Norwalk, Conn. 


ATTENTION:! 


Oentlemen: 


25X1 A 


Xa addition to the Monthly Toad Statue Report for Contract 
No. PR-8200, it ie refaeated that a monthly graphic report in- 
dicating a for ousted expenditure curve and an actual expenditure 
curve, including commitments, be eubmitted to thia office. Thin 
graphic report should be the same as that prepared by Jules but 
should include 3&A and fee. 

Please submit this report in triplicate cm a monthly basis. 

Very truly yours. 


25X1 A 
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